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Message Text 



UNCLASSIFIED 

PAGE 01 BANGKO 05277 3II0I7Z 
21 

ACTION SY-05 

INFO OCT-01 EA-10 ISO-00 /016W 

043082 

R 310904Z MAR 75 
FM AMEMBASSY BANGKOK 
TO SECSTATE WASHDC 2118 
INFO AMCONSUL HONG KONG 

UNCLAS BANGKOK 5277 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJ: A. CONSTRUCTION PROGRESS, EMBASSY, BANGKOK 

B. RETURN OE UT-1 WILLIAMS, [Sensitive Information Removed Per NARA 27 AUG 2013] 



FOR SY/FO PASS TO OIC/NSU FROM CPOIC, CONSEC TEAM, 

HONG KONG FOR RSS 

1 . CONSTRUCTION WORK NOW IN FINAL END BAY OF THIRD FLOOR. 

2. WILL BE ABLE RELEASE UT-1 WILLIAMS FROM PROJECT 
ASSIGNMENT APPROXIMATELY APRIL 14, 1975. 

3. WILLIAMS’ TRAVEL ITINERARY WILL BE FORWARDED AS SOON 
AS CONFIRMED DATES AVAILABLE. 

4. FINAL COMPLETION OF PROJECT WILL BE 0/A APRIL 30, 1975. 
PLEASE ADVISE IF REMAINING MEMBERS, SWC ROBERTS AND 

BU-1 SAUNDRY, SHOULD PROCEED TO NSU OR TO ANOTHER PROJECT. 
MASTERS 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 31 MAR 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975BANGKO05277 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7501 10-1039 
From: BANGKOK 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t1975033/aaaaaccl.tel 

Line Count: 45 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: ShawDG 
Review Comment: n/a 
Review Content Flags: 

Review Date: 02 MAR 2004 
Review Event: 

Review Exemptions: n/a 

Review History: WITHDRAWN <23 JUN 2003 by SilvaLO, PRIVACY>; RELEASED <02 MAR 2004 by ShawDG>; APPROVED <02 MAR 2004 by 
ShawDG> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: A. CONSTRUCTION PROGRESS, EMBASSY, BANGKOK B. RETURN OF UT-1 WILLIAMS, [Sensitive Information Removed Per NARA 27 
AUG 2013] 

TAGS: ASEC 
To: STATE 
Type: TE 
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